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Contract No. HF-1230 
Amendment No. 6 l 

92 JAN 1958 

The Firewel Company, Inc. ; 
3685 Brosdway | 
Buffalo 25, New York | 


Gentlemen: 


L. ‘Thts document constitutes Amendment No. 8 to Contract No. HF- 
1230, vetween The Firewel Company, Inc., and The United States Govern- 
nent. 
2, Pursuant to the clause of this contract entitled “Changes”, 
snd mutual agreements between the contracting parties, Schedules 1, 
2 end i of the contract, as amended, are hereby further anended as set 
| forth in the ettached "REVISIONS TO SCHEDULES 1, 2 and 4”. 
| 
| 


3, In consideration of the Contractor's performance of the work 
and services as revised herein, SECTION B - CONSIDERATION AND PAYMENT, i 
of the Schedule of Contract No. HF-1230, as amended, 18 deleted and 
the following ia substituted therefor: 


SECTION B - CONSIDERATION AND PAYMENT 

In accorflience with the clause of this contract entitled 

“payments”, and subject to redetermination of price in 

| accordance with the part of this schedule entitled "PRICE 
REDETERMINATION", unless otherwise specified in the masbered 
schedules, the Government shall pay the Contractor upon 
satisfactory performence of thie contract, as full payment | 
for the equipment to be furnished by the Contractor hereunder, 

25X1A the amount of [EB] vhich is the total of the prices 

get forth in Schedules 1, 2, 3, 4, 5 snd 6 hereto. 


4h. In SECTION D ~ PRICE REDETERMIN 
OBXIA Paragraph (c) "Maxim total price of Schedule 1" is decreased by | 
$5,692.37 from and the "Maximum total price | 
25X1A of Schedube 2” is decreased by $052.00 from 


OR, of the Schedule, under 


| 
1 


the totel contract price (target) ! 


| 29X14 5. By reason of the forego 
@ decreased by $17,469.34 fron 


acd the 

ne a L contract ceiling price 1s decreased by $18,718.83 from as | 25X1A 
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6 ALL other terms, conditions and requirements of Contract No. 

HF-1230, as anentied, yemain unohanged. 
No. 8 to 
. Please indicate your receipt of this Amendment 

sae a BR-1230 end your acceptance thereof by executing the eae 
original and two copied of this Amendment. Return the dare Sage 
original and one copy of this Amendment to the undersigned re 
the remaing copy for your file. 


Very truly yours, 


25X1A 


Contracting Officer 
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